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UNCLASSIFIED 

PAGE 01 SEOUL 03282 090826Z 
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ACTION EA-10 

INFO OCT-01 ISO-OO EB-07 /018W 

075208 

R 090730Z MAY 75 
FM AMEMBASSY SEOUL 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 9958 
AMEMBASSY MANILA 
AMEMBASSY SINGAPORE 
AMCONSUL HONG KONG 
US DEPARTMENT OF TREASURY 

UNCLAS SEOUL 3282 

MANILA FOR USADB 

E.O. 11652: N/A 
TAGS: ETRD, KS 

SUBJECT: MAJOR PROJECT - INCHON PORT DEVELOPMENT 
REF: SEOUL 6328, SEPTEMBER 24, 1974 

FOLLOWING UPDATES PROJECT INFORMATION SUBMITTED REFTEL. 

1. SEVEN LOCAL FIRMS HAVE BEEN SELECTED AS PREQUALIFIED 
CONTRACTORS FOR CIVIL WORKS WHICH INCLUDES PREQUALIFICATION 
FOR CONSTRUCTION OF ACCESS ROADS, OPEN STORAGE, CONDUIT, 

WATER SUPPLY, BREAKWATERS, AND TRANSIT SHED AT INCHON WHICH 
ARE THE LARGEST PORTION OF CIVIL WORKS (EST. VALUE DOLS 7.5 
MILLION). 

2. PROCUREMENT OF THREE TUGBOATS UNDER SUBJECT PROJECT HAS BEEN 
AWARDED TO LOCAL FIRM AND CONTRACT WAS MADE LAST DECEMBER. 

3. REMAINING PROJECTED TENDERS (INVITATION FOR BIDS) FOR EQUIP- 
MENT PROCUREMENT WHICH ARE SCHEDULED TO BE ISSUED BY OFFICE OF 
SUPPLY OF REPUBLIC OF KOREA (OSROK) IN FIRST PART OF JUNE 1975 
WITH BID CLOSING IN 90 DAYS INCLUDING FOLLOWING: 

UNCLASSIFIED 

UNCLASSIFIED 
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A) ONE FLOATING CRANE 100 TON (EST. VALUE DOLS 1.3 MILLION) 
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B) COMMUNICATIONS EQUIPMENT (EST. VALUE DOLS 1.1 MILLION) 

INCLUDING VHF RADIO AND RECORDER, FACSIMILE, TELETYPEWRITER 
AND INTER-COMMUNICATION SET, WEATHER SET AND INFORMATION 
TELEVISION, AND MILIWAVE RADAR AND RELATED EQUIPMENT. 

4. RESPONSIBLE MINISTRY OF TRANSPORTATION OFFICIAL (END USER) 

STATED PROJECTED TENDERS FOR FLOATING CRANE AND COMMUNICATION 
EQUIPMENT SHOULD BE OF SPECIAL INTEREST TO U.S. SUPPLIERS. 

INVITATIONS FOR SUPPLY OF FLOATING CRANE, AND COMMUNICATIONS 
EQUIPMENT WILL REQUIRE SUPPLIER TO PROVIDE TRAINING TO SELECTED 
PERSONNEL OF THE PORT IN OPERATION AND MAINTENANCE OF EQUIPMENT. 
CONTRACTS FOR EQUIPMENT WOULD BE AWARDED ON BASIS OF INTERNATIONAL 
COMPETITIVE BIDDING. TENDERING OF CONTRACTS WOULD BE RESPONSIBILITY 
OF OSROK, CHUNG, HAE SHIK, ADMINISTRATOR, OSROK, SEOUL, KOREA. 

SNEIDER 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, PORT FACILITIES, CONTRACTS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 09 MAY 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975SEOUL03282 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 62-0961 
From: SEOUL 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750565/aaaachof.tel 

Line Count: 77 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EA 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
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Previous Handling Restrictions: n/a 
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Review Content Flags: 
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Review Event: 
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